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1. This document constitutes Amendment Noe 19 to Contract 
No. A-101, 9s amended, dated 31 March 1955 between Thompson Ramo 
Wooldridge Inc., Los Angeles, California, and the United States of 
America. 


2, Section J, FLIGHT TESTING of Appendix 1 of the Schedule 
(Revised December 1958) is amended to include under paragraph 4 


thereof, subparagraphs a and b as follows: 


Gentlemen: 


Na, Requirement No, J. Unit environmental, system environ- 
mental, flight testing of System 4, Serial Nos. 101, 102 and Reworked 25X1A 
Serial No. 102, and the rework of Serial No. 102 as set forth in 


Contractor's Proposal CMCC Doc, No. 151X5,1147 and Contr : 
CMCC Doc. No. 151X5,1439 dated April 21, 19593 

be Reauirement Nog 3. Unit environmental and system environ 
mental testing of System 4, Serial Nos. 103, 104, 105, 106 and 107 and 
Flight Testing of Serial Nos, 103, 104 and 105 as set forth in Contrace 
torts Proposal CMCC Doc, No, 151X5.1147, Contractor's Letter CMCC Doc, 
No, 151X5.1313 dated 12 December 1958 and Contractor's L 
Doc. No. 151X5.1439 dated April 21, 1959s Barak 


The total for Section J. FLIGHT TESTING of Appendix I of the Schedule  2O*1A 
(Revised December 1958) is changed to read aa 


3, In consideration of the amended scope of work of Contract 
No. A-101, as amended, the estimated cost and fixed fee has been 
revised and the Schedule (Revised May 1956) of the Contract is hereby 
amended by deleting paragraphs 1 and 2 under Section E, as amended, 
istimated Cost and Fixed Feet, in their entirety and substituting in 
lieu thereof the following: 


. 25X1A 
"Section E - Estimated Cost and Fixed Fee 
25X1A 1. The estimated cost of the performance of this_Contract 
as amende Amendments Nos, 1 to 19, inclusive, is 


25X1A 


2, The fixed fee for performance of this Contract, as 25X1A 
amended by Amendments Nos. 1 to 19, inclusive 


25X1A 
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4e Pursuant to SECTION J - PERIOD OF PERFORMANCE of the Schedule 
(Revised May 1956), as amended, the period of performance under the 
contract is extended to cover the period 31 March 1959 through 30 June 


1959. 25X1A 

5, The above changes result in_a net increase of [be a 25X1A 
new total contract consideration of All other terms, 
conditions and requirements of Contract No. A-I0I, as amended, remain 
unchanged. 


6. Please indicate your receipt of this Amendment No, 19 to 
Contract No, A-101 and your acceptance thereof by executing the original 
and two copies hereof, Return the fully executed original and one copy 
to the undersigned and retain the remaining copy for your files. 

25X1A 
Very truly yours, 


ACKNOWLEDGED AND ACCEPTED 
THOMPSON RAMO WOOLDRIDGE INC. 


25X1A 
BY 
TITLE 
DATE June 26, 1959 
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